To:  Way,  Stevenfway. steven@epa.gov] 

Cc:  Myers,  Craig[Myers. Craig@epa.gov];  Petri,  Elliott[Elliott. Petri@WestonSolutions.com]; 

Sandoval,  Joni[Sandoval. Joni@epa.gov] 

From:  Matt  Francis 

Sent:  Thur  9/3/2015  2:56:24  PM 

Subject:  RE:  HDPE  - GK  Mine  discharge  conveyance  Proposal  Review 

Sounds  good. 


Sent  via  the  Samsung  Galaxy  Note®  3,  an  AT&T  4G  LTE  smartphone 


Original  message 

From:  "Way,  Steven"  <way.steven@epa.gov> 

Date:  09/03/2015  8:32  AM  (GMT-07:00) 

To:  Matt  Francis  <m.francis@erllc.eom> 

Cc:  "Myers,  Craig"  <Myers.Craig@epa.gov>,  "Petri,  Elliott"  <Elliott.Petri@WestonSolutions.com>, 
"Sandoval,  Joni"  <Sandoval.Joni@epa.gov> 

Subject:  HDPE  - GK  Mine  discharge  conveyance  Proposal  Review 

Matt, 

As  follow  up  to  the  ongoing  review  of  the  proposals  received  for  the  HDPE  pipe  from  Gold  King  Mine  to 
Gladstone,  START  is  conducting  a complete  review  of  the  proposed  designs  and  pipe  specifications. 
However,  ERRS  (ER,  LLC)  must  also  provide  a full  review  and  recommendation  based  on  technical 
completeness/adequacy  and  cost,  and  provide  that  recommendation  to  the  OSC. 

The  goal  is  to  complete  this  review  and  respond  to  the  bidders  by  Friday,  September  4.  We  have 
approval  and  anticipated  funding  to  proceed  with  this  task. 

Please  confirm  your  plans  to  provide  this  as  discussed. 

Thanks, 

Steve 

Steven  Way 

Federal  On-Scene  Coordinator 
Emergency  Response  Unit 
US  EPA  - Region  8 
1595  Wynkoop  Street 
Denver,  CO  80202 

Office:  303-312-6723 


Confidentiality  Warning:  This  e-mail  and  any  attachments  contain  information  intended  only  for  the  use  of 
the  individual  or  entity  named  above.  If  the  reader  of  this  e-mail  is  not  the  intended  recipient  or  the 
employee  or  agent  responsible  for  delivering  it  to  the  intended  recipient,  any  dissemination,  publication  or 
copying  of  this  e-mail  is  strictly  prohibited.  Although  this  email  has  been  scanned  for  malware,  the  sender 
does  not  accept  any  responsibility  for  any  loss,  disruption  or  damage  to  your  data  or  computer  system 
that  may  occur  while  using  data  contained  in,  or  transmitted  with,  this  e-mail.  If  you  have  received  this  e- 
mail  in  error,  please  immediately  notify  by  return  e-mail.  Thank  you. 
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